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Contractor 


Walsh Construction 


Design Team 


HDR — Lead 

City Point Partners, LLC 

Fort Hill Infrastructure Services, LLC 
Harris Miller Miller & Hanson, Inc. 
Kleinfelder, Inc. 

LTK Engineering Services 
McMahon Associates Inc. 

Nitsch Engineering, Inc. 

Regina Villa Associates, Inc. 

RM Engineering, Inc. 


Project [eam 


MassDOT Highway Division 
District 6 Construction 





Tratfic/Safety 


MBIA 


Subway, Bus, and Railroad 


Operations 

Power Department 
Track Department 
safety Department 
Police 

Capital Delivery 
Keolls 
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¢ The bridge carries traffic on Commonwealth Avenue and the MBIA's Green 
Line over I-90 as well as the MBTA Commuter Rail and Amtrak train tracks 
In Boston. 


¢ The bridge was originally constructed In 1965 and Is structurally deficient. 
¢ The eastbound side of the bridge was replaced during the summer of 2017. 
¢ The westbound side of the bridge will be replaced this summer. 





eee About the Project 


REPLACEMENT PROJECT 





° $110 million project that is scheduled to be fully completed in the spring of 2019. 


- The project uses Accelerated Bridge Construction (ABC) to replace the 
Superstructure over two Intensive construction windows: 
> Summer 2017 (eastbound portion of the bridge) - complete 
> Summer 2018 (westbound portion of the bridge) 


a + The Summer 2018 construction 
SE Pree) ||) ~6window will occur from 
Geese) ee ra Seer §=July 26 — August 11 (15 ’% days). 
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° Traffic volumes on I-90 are lowest during late July/early August. 

* Green Line ridership is at its lowest in late July/early August. 

- This construction window impacts the same number of Red Sox games as 
last year — and these impacts were well managed as a result of coordination 


with the MBIA and public outreach. 


° |-90 at full capacity during July 4 celebrations and will be re-opened to full 
Capacity prior to Labor Day. 
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Project Benefits 
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New bridge that Is 
expected to last 
approximately 75 years 


New bicycle and 
pedestrian 

accommodations, including Beas eae: Eee 
bicycle lanes and ee SSS te 
dedicated traffic signals RE ee ee ES 
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COMMONWEALTH AVENUE 





Increased safety and 
improved travel throughout 
this intersection and the 
local area 





New MBTA Green Line 
tracks 
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Poh SSE summer 2 0 17 Highlights 


¢ Successfully replaced the eastbound 


side of the bridge in approximately 3 
weeks. 


> Managed impacts to local community 
and the region. 


° Traveling public made smart | 
decisions. 
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- In 15 % days, crews will 
replace the westbound side of 
the Commonwealth Avenue 
Briage. 

Over 200 workers are 
expected to work around the 
CIOCK. 

Crews will utilize three 600-ton 
cranes. 

The westbound side of the 
bridge will be constructed with 
45 steel beams and 214 pre- 
fabricated concrete deck 
panels. 
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=== 2018 Project Schedule _ suiy 26- august 11 
—Facitity | pacts | Notes 


Commonwealth Avenue Closed to through motor vehicles for Two-way access will be maintained for local businesses 

(Packard's Corner to Kenmore) | 1512 days and residents, MBTA buses, emergency services, 
pedestrians, and bicyclists. There will be no access for 
private vehicles between St. Paul and St. Mary’s Streets. 


Boston University (BU) Bridge Closed to motor vehicles and buses for | Two-way access will be maintained for pedestrians and 
152 days bicyclists. 

MBTA Bus Routes Detoured from normal routes Detour maps are available on the project website. 

(CT2 and 47) for 15% days 

MBTA Green “B” Line Closed from Blandford St. to Babcock Shuttle bus service will run between Blandford St. and 

(Blandford St. to Babcock St.) ot. for 15 days Babcock St. 


I-90 (Mass Turnpike) Lane reductions and ramp closures for | Two /anes in each direction during peak periods. The I-90 
9% days Eastbound on-ramp from Cambridge Street/Soldiers Field 
Road will be closed during this entire period. The I-90 
Westbound Exit 20 off-ramp to Brighton/Cambridge will 
also be closed intermittently. 








MBTA Commuter Rail service impacts for two weekends: Bus shuttles will replace train service between 

(Framingham/Worcester Line) July 28-29 and August 4-5 Framingham and Wellesley Farms. After Wellesley Farms, 
the shuttle bus will then continue nonstop to Riverside, 
where riders can connect to the Green D Line. In adaition 
to the local shuttles, express shuttle service will be 
available between Framingham and Riverside. 


Amtrak (Lake Shore Limited service impacts for two weekends: Shuttle bus service from Albany, NY to Boston, with stops 
Line/Chicago) July 28-29 and August 4-5 in Springtield and Worcester. 
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Facility 2018 Impacts 2017 Impacts 


Commonwealth Avenue Closed to vehicles for 15 %2 days Closed to vehicles for 20 days 
(July 26 at 7:00 PM — Aug 11 at 5:00 AM) 

BU Bridge Closed to vehicles for 15 %2 days Closed to vehicles for 20 days 
(July 26 at 7:00 PM — Aug 11 at 5:00 AM) 


MBTA Bus Service Expanded detours to the CT2 and 47 routes for | Bus detours for 20 days 
15 % days 









(July 26 at 7:00 PM —Aug 11 at 5:00 AM) 


MBTA Green Line B-Branch Bus diversions for 15 days Bus diversions for 20 days 
(July 27 at 5:00 AM — Aug 11 at 5:00 AM) 
Traftic Shifted for 9 % days Traffic shifted for 9 2 days 
(July 27 at 9:00 PM — Aug 6 at 5:00 AM) 

MBTA Commuter Rall Bus diversions on 2 weekends Bus diversions on 2 weekends 

(Worcester Line) (Jul 28 — Jul 29 and Aug 4 — Aug 5) 

Amtrak Train Service Bus diversions on 2 weekends Bus diversions on 2 weekends 
(Jul 28 — Jul 29 and Aug 4 — Aug 5) 


What’s different in 2018? 


15 % days of intensive work compared to 20 days In 2017 
I-90 will not be reduced from 4 to 3 lanes throughout the month of July 
The BU Bridge will be closed to all vehicular traftic including MBTA buses 
. meaning expanded detours 
There will be minimal MBTA track work massDOT 
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July 26| July 27 | July 28 | July 29| July 30) J Aug 2 Aug 3 Aug 7 | Aug 8 Aug 10/ Aug 11 
Comm Ave CLOSED to 


7:00 PM 
through motor vehicles 


BU Bridge CLOSED to 
motor vehicles 





MBIA CT? & 4/ Detours 


VMIBTA Green B Line Bus 
Diversion 








I-90 Lane Restrictions 


Commuter Rail Bus 
Diversion 
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2018 Shutdown Schedule 

















span 1 & 2 - Demolition 
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Green = demolition 
Orange = construction 


_ massDOT 


Department o 



















COMM AVE BRIDGE 


me ae wd A 


REPLACEMENT PROJECT 





I-90 Impacts 
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BS Hf I-90 Impacts During Shutdown 
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I-90 will be reduced to 2 lanes in both directions 
from 9:00 PM on July 27 to 5:00 AM on August 6 
(with additional lane closures during off-peak hours, 
see next slide for more details) 


The I-90 Eastbound on-ramp from Cambridge 
Street/Soldiers Field Road will be closed during 
this entire period and the I-90 Westbound Exit 20 
off-ramp to Brighton/Cambridge will also be 
closed intermittently during this timeframe 


The eastbound lane reductions will begin tn 
advance of the Allston Interchange and westbound 
lane reductions will begin at the on-ramp from Mass 
Ave 


State troopers escorting contraflow traffic during 2017 Dry Run 
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Weekends 

¢ During I-90 EB Shift (Jul 27-30): 
¢ 9:00 PM Friday to 5:00 AM Monday 
¢ 1 eastbound lane open 
¢ 2 westbound lanes open 


¢ During I-90 WB Shift (Aug 3-6): 
¢ 9:00 PM Friday to 5:00 AM Monday 
¢ 1 westbound lane open 
¢ 2 eastbound lanes open 


Weekdays 

¢ During I-90 EB Shift (Jul 30-31): 
¢ 7:00 PM to 5:00 AM 
¢ 1 eastbound lane open 
¢ 2 westbound lanes open 


¢ During I-90 WB Shift (Aug 2-3): 
¢ 8:00 PM to 6:00 AM 
¢ 1 westbound lane open 
19 ¢ 2 eastbound lanes open 


I-90 Off-Peak Lane Reductions 


The I-90 lane reductions allow room for 
demolition and installation of new steel 
girders 





Demolition of deck above I-90 eastbound 
(all traffic is shifted to the westbound lanes) 
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I-90 Ramp Closures Detour 


I-90 Eastbound On-Ramp from Cambridge 
Street Closure: 

Use the I-90 westbound on-ramp to continue 
onto I-90 westbound. Take Exit 16 (Route 16 
West Newton/Wellesley) and follow signs to 
access I-90 eastbound. 


I-90 Westbound Exit 20 Closure: 

From I-90 westbound, continue to Exit 16 
(Route 16 West Newton/Wellesley) and follow 
Signs to access I-90 eastbound. Continue on I- 
90 eastbound to Exit 18 (Brighton/Cambridge) 
and use the eastbound off-ramp to exit onto 
Cambridge Street. 
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Commonwealth Avenue/ BU Bridge 
impacts 
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Restricted access from Packard’s Corner to Kenmore Square 
« Maintain access in two-directions for buses/emergency vehicles 
- Maintain access for pedestrians, bicycles, abutters, local business 











COMM AVE ROW (APPROX) MBTA ROW (APPROX) COMM AVE ROW (APPROX) 
—=—o WESTBOUND EASTBOUND 
COMMONWEALTH AVENUE ¢ ¢ (LIMITED ACCESS) 
WESTBOUND (CLOSED) GREW INE — HGENUAINE 4.5° 71’ 10.5’ pl’ 10.5’ 14. 4.5 10’-20" (VARIES) 











INBOU 
| | 
EXIST CURB (TYP) 


EXIST SIDEWALK 
LANE 
ee 


PROP_ 36” HIG JONE. (i 
REFLEGTORIZED CONE (TYP) 





EXIST SIDEWALK (TYP) 
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TEMP RESTRAINED BARRIER 
J WITH FENCE 
I-90 WESTBOUND (BELOW) I-90 EASTBOUND (BELOW) MBTA COMMUTER RAIL 


Commonwealth Ave — Westbound Closure 
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eee Road Closure Location 
*" |Commonwealth Ave - Cars and Trucks Detour': 























= Bus Access Only 

eas Commonwealth Eastbound Detour 
== Commonwealth Eastbound Truck Detour 
eee Commonwealth Westbound Detour 
emma Carlton Street Detour 

em University Road Detour 

~~» Local Access Only Detour 


Note: Pedestrian and bike access will be maintained on 
Commonwealth Ave during shutdown. 
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LEGEND | Pee os CENTRAL SQUARE > 
sem Road Closure Location : 

“wr Bus Access Only 

wea BU. Bridge Northbound Detour 
ewes B.U. Bridge Northbound Truck Detour 
mmm B.U. Bridge Southbound Detour 
oem B.U. Bridge Southbound Truck Detour 
“~~ Local Access Only Detour 


Note: Pedestrian and bike access will be maintained on 
Commonwealth Ave during shutdown. 
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ee BU Bridge - Cars and Trucks Detour 







Beginning Thursday, 
July 26 at 7:00 PM: 


¢ Closed to vehicles 


¢ Access Is restricted 
to only pedestrians 
and bicycles Cana 











ALLSTON- 


—- ees... BRIGHTON 






cn e - 
> erie. 


Uf es , CHARLES RIVER 








University Road 
(Closed) 








-_PACKARD’S 









f CORNER 
ate 
oo Soy =i 
ont Carlton.Street a 
C MONWEALTH 
oo a (Closed) a 
ae % 
y %, BROOKLINE : KENMORE 
SS ws SS) 
¥ i © SQUARE 
§ 5 
a ~ 
: 3 
| a BOSTON 
: 0 396.792 1584 2376 3168 
COOLIDGE ..),,.. Fa te a es Fect 
CORNER > Sorts CORE GeO RETIN © OI ERNE Oe oe ee ae 


massDOT 


Massachusetts Department of Transportation 


Zo 


COMM AVE BRIDGE 


REPLACEMENT PROJECT 





z 
2 
2 
% 
m 


BRIGHTON AVE - WESTBOUND 


BRIGHTON AVE (OPEN - LOCAL ACCESS ONLY) 


att 
t 
1) ott 


aD rs 
i er 
z = a 
= O 
End WB Local mr 
BRIGHTON AVE - EASTBO aa 
Access Only; z, (CLOSED EXCEPT FOR BIKES. 
. m BUSES AND LOCAL ACCESS ONLY) 
Begin EB Local 
~ 
Access Only if 
2 a 
% 8 
S @ 
4 1 x 
w, = ce 
% oN) 
End WB Local %, nen OO 
¥, WY" 0% 
Access Only; @ on 
\ | 
Begin EB Local ~ MOE 
% 
% 
2 
© 
& 


26 


CHESTER ST 


MALVERN ST 


CHESTER ST 


vil 


CHESTER ST 
FORDHAM RD 
50 
Ri 
<< .% Ce s 
‘Ss 


ST LUKES RD 
rs 
J 
% 
Oo & 


Up 
. %> 
oS 
gs 
RY 
2 


ST LUKES RD 


FORDHAM RD 


Work Zone: Harvard Ave to Babcock Street 
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BUSES AND LOCAL ACCESS ONLY) 
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Begin WB Bus/Bike 
Access Only; End EB 
Bus/Bike Access 
Only 


WB Bus Crossover WB Bike Crossover 
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MBTA GREEN LINE 
(OUT OF SERVICE) 
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* MassDOT/MBITA plan to utilize pedestrian 
and bicycle wayfinding signage to ( 
encourage active transportation, especially » EUS: 
for short trips ee 





% 4 MIN 


i ot: Marys Street a” | an 
. Blandford Street‘ T AN Sh. 
i KenmorelFenway Park AN ppl adeennil 


> This will help optimize shuttle bus 
operations by shortening bus wait times and 
headways 
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Blue Bikes 





MassDOT is partnering with the City of Boston to provide an additional 
temporary Blue Bikes station at Silber Way on Commonwealth Ave during the 


shutdown. 


Other nearby stations include: 

¢ Kenmore Square 

¢ BU Central - 725 Commonwealth Ave 
¢ Commonwealth Ave at Amory St 

¢ Commonwealth Ave at Babcock Street 
¢ Packard's Corner 

¢ Lower Cambridgeport at Magazine St 
¢ Longwood and Binney 


Valet service will be provided as follows: 
¢ Commonwealth Ave at Babcock St — 
7:30 AM to 10:30 AM 
¢ Longwood and Binney - 8:30 AM to 10:30 AM 
¢ Silber Way — 3:30 PM to 6:30 PM 


30 


Blue Bikes is dropping their Single 
Trip Pass to $1 during the shutdown, 
available in the Blue Bikes app. 


Download the Blue Bikes app and visit 


bluebikes.com for more information. 
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mmm Existing Eastbound Bike Lane 
yews Existing Westbound Bike Lane 


m mm @ Shared Westbound Bus/Bike 
contra-flow lane 


ommmm=m=mm Pedestrian Access Only* 


“ee Essex/Mountfort St. and 
Carlton St. Bicycle Detour 


<em> BU Bridge Bicycle Routes 


een Temporary Pedestrian Path 
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BU Central Blue Bikes Station 


*Bikes must be walked through these areas 
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Commonwealth Ave. 
westbound sidewalk and 
bike lane closed 





Note: Field conditions for bikes and pedestrians may vary 
for safety reasons. Bicyclists and pedestrians should be 


alert through the construction zone. 
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Bicycle Routes and Detours 





BU Bridge open to 
Bikes/Peds on east side 
(or downstream side) 
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University Rd. and Carlton St. 
closed to vehicles 
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Pedestrians only - bikes must 
be walked between Carlton 
Street crossing and BU Bridge 
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St. Mary’s Street Crossing 
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@me=e Closed Sidewalk - No Access 
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<=> Temporary Walkway 
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The temporary walkway will be used to connect pedestrians to 


the BU Bridge. Westbound pedestrians must use the temporary 
crossings and walk on the eastbound side of Commonwealth Ave. 
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MBTA Service Impacts 
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Beginning Friday, July 27 at 5:00 AM for 15 days 

¢ Light Rail Service terminates at Babcock Street and Blandford Street 
> Replacement shuttle bus service 

¢ Police details and Customer Service personnel at stations 

* Route 57 bus will make most of the same stops 


Regular light rail service commences at 5:00 AM on Saturday, August 17 INT SS DOT 
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MBTA Commuter Rail Framingham/ Worcester Line 
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Weekends July 28-29 and August 4-5 


Free bus shuttles will reolace Commuter Rail train service between Framingham and Wellesley 
Farms. After Wellesley Farms, the shuttle bus will then continue nonstop to Riverside, where 


riders can connect to the Green D Line. /n addition to the local shuttles, express shuttle service 
will be available between Framingham and Riverside. 
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Worcester & Bus Shuttle “Green Line 
Commuter Rail Line (not all stops shown) 


Important to know 
¢ Weekday train service on the Framingham/Worcester Line will run as usual. 


¢ Station parking lots are expected to fill up early. Please plan ahead, car pool, or seek alternate routes. 
¢ For more info, go to mbta.com/Worcester. 
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Amtrak (Lake Shore Limited Line/ Chicago) 


service impacts for two weekends: July 28-29 and August 4-5 


¢ Shuttle bus service will run between South Station and Albany, NY, with 
Stops in Springfield and Worcester. 


¢ No service disruption on weekdays. 
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¢ During the Commuter Rail weekend suspensions 
and Red Sox games/Fenway Park events, extra 
Green Line service will be added to: 


¢ C branch (Cleveland Circle) 
¢ D branch (Riverside) 


¢ Customer service personnel will be located at 
Babcock Street, Blandford Street, and Riverside 
Stations 


- Police details along the route to progress bus traftic 
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MBTA Bus Service 


Beginning Thursday, July 26 at 7:00 PM: 
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‘Comm Ave Closure 








MBTA Bus Routes CT2 and 47 will be detoured from normal route 
Route 57 bus will continue to run and make most of regular stops 
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‘=. MBTA Customer Communication 





MBTA/Keolis website, T-Alerts, and Twitter 

Public Address announcements In stations and onboard trains 
Aaaitional station personnel deployed to provide customer assistance 
Keolis Rail Mail 


a Signage and car card advertisement deployed onboard trains and 
uses 


Close coordination with local businesses including the Red Sox, 
Longwood Medical and Boston University 


Press releases to local medla 
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Memorial Drive/ Riverbend Park 


¢ Memorial Drive will be OPEN to Vehicles on Sunday, 
July 29 and Sunday, August 5 








¢ Memorial Drive will be closed to traftic between Western 
Avenue and Mount Auburn Street, and open to recreation 
one extra Sunday in November— Sunday, November 18 
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Public Outreach and Communication 
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Pre-Closure: 


Public meetings and briefings for 
Stakeholders 

Printed materials (brochures, 
flyers) available in multiple 
languages 

Door to Door Business Outreach 
Project Website 

Email to E-Zpass 


Email Red Sox season ticket 
holders 


Red Sox advertisements 


Outreach 


During Closure: 
e Email alerts 


- Real Time Traftic Monitoring 
system active during shutdown 

- Dedicated Project Email Address 

© 24/7 Hotline for abutters (noise 


issues): 617-350-4004 
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> Reduce 
¢ Avoid unnecessary travel If possible. 
- Plan ahead- take your summer vacation during this time. 





¢ Reroute 


* Recognize that Commonwealth Avenue will be closed to vehicles 
and I-90 will have reduced capacity. 


¢ Use alternate routes to reach destinations throughout the region. 





¢ Re-mode 
¢ Shift to active transportation including walking and biking 


¢ Take public transportation such as the MBTA Commuter Rail 
Worcester/Framingham line. 
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Work Zone Safety Message 





- Be Patient 
¢ Minimize Distractions 
* Give your full attention to navigating through the work zone 


- This is not the time to talk on a cellphone, text, or change the radio station 


» NATIONAL WORK ZONE ibid 
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Project Website 





www.mass.gov/massdot/CommAveBridge 


* Sign up for email construction updates and traffic alerts 

¢ View a detailed project schedule, including temporary traffic impacts 
- Download maps of detour routes 

¢ Learn more about traffic options in your area 

¢ View project documents and presentations 
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Sign up for email alerts! 
www.mass.gov/massdot/CommAveBridge 


For noise complaints during the shutdown 
(July 26-August 11), please call the 24/7 abutters notline: 


(617) 350-4004 





Questions? Email us at 
CommAveBridge@dot.state.ma.us 
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